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REASON FOR PROPOSAL + : -s 


TO PROVIDE ADDITIONAL DC LOAD CAPACITY BY OBTAINING LONGER 
GENERATOR LIVE THROUGH IMPROVED COOLING. 
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SOURCE OF PARTS FOR KIT AVAILABILITY = WEEKS AFTER APPROVAL 
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DISPOSITION OF SPARES AFFECTED _ 
NONE 
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RATURE OF PROPORAL:! 


Instell new external rem air scoop on engine access door. 


Duct rem air from the new scoop to the generatar in a menner that 
will provide minimm hinderance to access through the engine 
aceess door. 


The existing boundry layer duct from the engine scoop to the DC 
generator will remain in the aircraft although not conneeted to 
the generator. 


Prepere and issue a Service Bulletin and fabricate the necessary 
kits. 


All work to be performed at the factory. . 


ESTIMATED COST OF KITS OR PARTS - CONPRACT SP-1923 
Febricete ani instal 7eite@[ STAT 


SCHEDULE 


fo be accomplished at contractors plant. ‘Two weeks lead time required. 
Artiele required epproximately 5 days at contractors plant for modification 


to be performed. 
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